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BILL NO. s-91-09- / / 


SPECIAL ORDINANCE NO. S-39 /.5-5/ 


AN ORDINANCE approving Change Order No. 
1, RESOLUTION 6224-91, 831 E. JEFFERSON 
(SANDERS MORTUARY) with DEHNER 
CONSTRUCTION CO. in connection with the 
Board of Public Works of the City of Fort 
Wayne, Indiana. 
NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA; 
SECTION 1. That Change Order No. 1, RESOLUTION 6224-91, 
831 E. JEFFERSON (SANDERS MORTUARY) with DEHNER CONSTRUCTION 
co. in connection with the Board of Public Works and Safety, 
tors: 
is necessary because to achieve the 
proper grade on the new sidewalk, it was 
necessary to replace an additional 20+/- 
lineal feet of sidewalk; 
involving a net increase of Four Hundred Forty-Eight and 
no/100 Dollars ($448.00), all as more particularly set forth 
in the specifications, and which is on file with the Office of 
the Board of Public Works and is by reference incorporated 
herein, made a part hereof, and is hereby in all things 
ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all 


necessary approval by the Mayor. 





Y fired Ges 


/7~ Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 


Lu IO? 
J. Timot Caulay 





e i ' CHANGE ORDER 





Change Order No. l Resolution No. 6224-91 
Project No. Board Order No. 49-91 
Name of Project 831 E. JEFFERSON (SANDERS MORTUARY) Date 9/9/91 
Tok DEHNER CONSTRUCTION CO. 


(Contractor) 


Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Description of Change Change in Contract Price 
Material | Unit Price Decrease Increase 





Total Decrease 0.00 


Total Increase $448.00 


448.00 
Net (BXKXHHKE) (Increase) Contract Price | $ 


Í 








The sum of $ 448.00 is hereby (added to) (asasstesx¥sšħň) the total contract 
price, and the final contract price. shall be adjusted as follows: 

Original Contract Price g 8,770.00 

Current Contract Price Adjusted by Previous Change Order $ 

New Contract Price Including this Change Order g 9,218.00 
The time provided for completion in the contract for this project is (unchanged) (imsxsaxsx) 
(desaeased) by calendar days due to this Change Order. The date for completion 
of all work shall be . Furthermore, this document shall become an 






amendment tő the l provisions of the contract shall apply hereto. 


Date cf, DAS 


Date 9/9/91 
Date GF = F- SS 
Date Bee F / 


Recommended b 
Accepted by: 
Approved by: 


Approved by: 


uc q 


Attested by: PE e en SE Ee 


CONTRACTOR: DEHNER CONST. INC. 


RES. NOs 6224-91 


PROJECT:NCCI 831 E, JEFFERSON (SANDERS) 


DATE: 9-6-91 


B.O: 49-91 


CONTRACT COST ANALYSIS 
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New Concrete Sidewalk (4") 
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$8,770.00 | 


$0.00 


$448.00 i $9,218.00 


$0.00 | 


$448.00 | $448.00 


$0.00 


TOTALS: 


DIFFERENCE: 
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City Plan con ission for recon wmendation) dma Public Hearing to De Ad afte 
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Read the thir tin full and on motion bY. de 
Seco.uled by and duly adopted, placec cn 
passage» PASS? a by the Zollowing vote: á 
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DATED: JO - ZS, ON S 





Sa Sa Eege 


Passed and acopted by the Common Council of the City of Fort W 


=< wayne, 
` Indiana, as TT Drëpse gege) 
E (ZONENG-MADP ) ORDINANCE RESOLUTION NO Ges L LF- SH 


on the 3 L day of Letko 19 ef 
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SANDRA E. KENNEDY, -A 


GE Approved and signed by me ets [& A day pS EVA, 
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TASNA PAUL HELMKE, MAYOR 





Admn. Appr. 


TITLE OF ORDINANCE: Change Order #1, Resolution 6224-91, 831 E. 
Jefferson (Sanders Mortuary) 


DEPARTMENT REQUESTING ORDINANCE: Board of Public Works & Safety 


SYNOPIS OF ORDINANCE: Change Order #1 for Resolution 6224-91, 821 E 
Jefferson (Sanders Mortuary) is necessary because to achieve the prope 
grade on the new sidewalk, it was necessary to replace an additional 

20 + lineal feet of sidewalk. 


r 


EFFECT OF PASSAGE: Improved conditions as listed above. 


| 5 -08-1f 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $448.00 increase 


EFFECT OF NON PASSAGE: 





ASIGNED TO COMMITTEE: 


BILL No,__ BR 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 


JANET G. BRADBURY, CHAIRPERSON 
CLETUS R. EDMONDS, VICE CHAIRMAN 
GiaQUINTA, REDD, HENRY 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESHINTIONX approving Change Order 
No. 1 RESOLUTION 6224-91, 831 E. JEFFERSON (SANDERS MORTIIPARY) 


with DEHNER CONSTRUCTION CO. in connection with the Board of 
Public Works of the City o i 




















HAVE HAD SAID (ORDINANCE) (RESCLUREON) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 
(ORDINANCE) (RESOLEBSEN) 


DO NOT PASS ABSTAIN NO REC 














paren: “O-¢ °7/- 


Sandra E. Kennedy 
City Clerk 


